requesting for the quantity take off; Ariel calculated the area fort! 


ot close to the numbers that the contractor had installed. 


a screenshot of where we added additional 


(towards the end of the proposal). 
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Construction Task Catalog 

July 2017- San Francisco Public 
Works -J0C-J38 


Demo Total Category 1 


Include Labor 

@$104.09 


Include Equipment 

@$0.31 


Include Material 


1.38 -NWH 
Factor 

Review Note 


14. Excavation and Grading 


□ c 


□ □ 


6/8 (AC): Please provide calculations as to how you got to 3,070 SF. 


Modifier Description 

□ 0009 For Excavation In Light Material (Class A), Deduct 

□ 0010 For Excavation In Heavy/Wet Material (Class C), Add 

Add Selected Modifier(s)! 


Install Qty. Install Price Line Total 

| 113.7| -$13.05 -$1,483.79 

| 113.7| $41.76 $4,748.11 


31 Ljj 1 31 231636-0009 | Excavation For Building Foundations And Other Structures By Hand in Soil CY | 446.44| 


$64,319.50 |6/8(AC&NH)~ 
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$0.00 14. Excavation and Grading 
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6/8 (AC & NH): Please justify use of line item (excavate by hand) vs machine. 
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From: Ariel Cintron 
Sent: Friday, June 8, 2018 3:29 PM 
To: Le, Teenchee (DPW) <teenchee.le@: 
Subject: Re: J38-01.0: Cesar Chavez Bike 


Please contact me if you have any questions. 
Have a great weekend. 

Ariel Cintron 
Get Outlook for iOS 


Jgoc Ho <N.Ho@gordian.com> 
all F/6 - Follow Up to 6/8/18 Mtg 

seem a little high, therefore, we requested explanation. 


From: Le, Teenchee (DPW) cTeenChee.L 
Sent: Friday, June 8, 2018 2:25:01 PM 
To: Ngoc Ho; Ariel Cintron 
Subject: RE: J38-01.0: Cesar Chavez Bike 


isfdpw.i 


all F/G - Follow Up to 6/8/18 Mtg 


I'm actually going to 
I think the only rem; 
Thanks, 


a meeting in the next 15 m 


Project Controls and Services 
30 Van Ness 3rd Floor 
San Francisco, CA 94102 
Phone: (415) 558-4023 


GORDIAN 

Building knowledge 


all F/G - Follow Up to 6/8/18 Mtg 


!0 Patewood Drive, Suite 350, Greenville, SC 296 
300.874.2291 | m: 415.650.6454 
vww.gordian.com | w: www.rsmeans.com 







































































